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usmmmm ?o i the fechbtahx op bepekhe 

(Am: General G. B. Brskine . uuNC-dat, 

Assistant to tha ??eeretai*y of Defense 
7 pedal Operations ) 

SUBJECT : Hi- A Construction Beqitlremcrt (U) 

1. Keferenoe is made to Bureau of tha Budget Bulletin Huaber 61*9, 

Subject: ’Accelerating ProenTaaent and Construction , dated 2 February 

1961. 

2. In accordance with the reference, a construction requirement of 
the National Security Agency in en amount of #3,000,000 is aubaittsd for 
your consideration . This requirement involves the construction of to 
addition to Building 19 at the Naval Security Station, Washington, 

The project in now in the planning r’.yge, preparatory to itb inclusion 
in the FT 1 963 military conatructioi. program. The necessity for this 
construction Lai: reached the critical 13 1 age in the puet few months with 
the tremendoue increase In requl rementa for printed CGtCSSC keying 
material. It ic therefore requested that consideration ho given to 
acceleration of the project into FT 1962, 

3. Details of the proposed construction are provided in the 
incloeure . in svamary, the project would: 

a. Provide sufficient vault space for receiving, storing, tod 
distributing C0M5EC materials at the production site, thereby permitting 
C0H3SS to relinquish storage facilities cu rre nt ly In use at Ft. BoUtolrd 
eat in Building Id at the Naval Security station. 

b. Provide a production area into which all heavy printing 
nod blading operations could be consolidated and to which the machine 
•hop end plating operations cou ld be moved from Building IS, Naval 
Security Station* 

c. Provide office apace to arar—iflate ell the non -production 
operations being conducted, in Building 18 , Bevel Security station and 
to relieve overcrowding in areas of Building IT, Naval Security Station. 
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d. Permit NBA to return Building 1 S, Naval Security Station, 
to the Navy. 

4. Additional information will he furnished upon request. 



V L H. FROST 



L. H. FBQ6T 
Vice Admiral, UBN 
Director 



Incl: 

a/e (dup) 

cc: DIR 

AG 

Reading File 

CSEC 

LOG 

COMP -4 
COMP -01 

M/R: Prepared at the request of the Comptroller, from data submitted to 

COMP by DIR/CSEC . 
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KmauL aicnaa Agger 

JSSSSSS. AnaamoM to muon 19, am am acmog 

1. SCOPE 1 

Xh« gtn«i«I concept of this building is a 150 ' x 800' rso tangle 
attaahed to sad aonnsated at all levels with Bldg 19, BavSeeSta, 

Washington, D. C. At ths bass would ba a 30,000 sq. ft. hlgh-asiling 
vault; abovs this would bs 30,000 sq. ft. of industrial production 
spaas (high-sailing and heavy- floor- loading); and above that, 30,000 sq. ft. 
of office- type apace. lbs project lneludss, in addition to normal 
utilities and building features, provision for bvaidlty sontrol of 
special areas, industrial elevators, loading docks, firs protection, 
hsavy duty electrloal distribution, special floor and wall t res tenants, 
addition to the saachaaleal equipment building for central air condition- 
ing, relocation of underground utilities, additions to elsetrloal 
sub-station, and arohitsctural-snglneering design Servians. 

2. COST ESTIMATE t 

SIZE COST 

Building Addition 90,000 sq. ft. $3,000,000 

3. PHIS OP 



The Havy Area Publlo Works Of flee indi sates that an architectural 
engineering contrast can be initiated iaaadlately. Shis contract would 
provide the design plsns and spesiflaatlons for advertising bids. The 
contract award could then be aade by 13 Hovsaeber 1961. The building eould 
be started prior to 31 December 1961 and coapleted within 18 months. 
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